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ACTION OC-05 

INEO OCT-OI EUR-I2 NEA-IO ISO-00 CCO-00 OCL-00 EBO-02 A-OI 

SY-05 /036 W 

025592 

R 020940Z JUL 75 
EM AMEMBASSY ATHENS 
TO SECSTATE WASHDC 9413 
AMEMBASSY BEIRUT 
AMEMBASSY CAIRO 

CONEIDENTIAL ATHENS 4933 

E.O. 1 1652: GDS 

TAGS: ABED ACOM ASEC 

SUJB: CAIRO CCC RENOVATION 

REF A. CAIRO 6301 B. STATE I4I243 C. A-26I3, 15 APR 75 
D. ATHENS OM DTD 21 EEB 75 

BEIRUT FOR RCO, CAIRO FOR RSO, CRO FROM ATO 

ATO UNDERSTANDS ALEXANDRIA/CAIRO CCC LINK WILL REQUIRE AN 
ASR INSTALLATION IN CAIRO'S CCC EOYER. THIS INSTALLATION 
WILL REQUIRE THE RELOCATION OE SEVERAL POWER RENOVATION ITEMS 
TO THE EMERGENCY GENERATOR ROOM. IT IS THEREFORE, REQUESTED 
THE REF D ELECTRICAL POWER RENOVATION SCOPE OE WORK BE 
AMENDED AS EOLLOWS: 

A. PARA IC2 - INSTALLATION OP VOLTAGE REGULATOR, TRANSFER 
SWITCH AND STEPDOWN TRANSFORMER WILL NOT BE IN THE CCC EOYER 
AS SHOWN ON DWG #8. THESE ITEMS WILL NOW BE LOCATED IN THE 
GENERATOR ROOM. 

B. PARA IC3 - CHANGE TO REELECT INSTALLATION OP ABOVE 
ITEMS IN THE GENERATOR ROOM. NEW INSTALLATION WILL REQUIRE 
A NEW COMMERCIAL POWER PEEDER PROM THE EMBASSY COMPOUND 
TRANSPORMER VAULT TO THE EMERGENCY GENERATOR ROOM AND 
TECHNICAL AND UTILITY FEEDERS PROM THE GEN RM TO THE CCC 
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